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TITLE OF PROPOSAL = MODIFIED SEXTANT CONNECTING SHAFTS 
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REASON FOR PROPOSAL: ‘To improve function of flexible drive shafts and provide 


for instelletion of modified Baird Sextants 


~ 
| 
| 
| 
| 
| 
| 


( ___] ESTIMATED COST AND TIME INVOLVED: ae me | 
| ES) jpprtionat FUNDING REQUIRED ! ees 
_._.| ESTIMATED COST FOR KITS OR PARTS: Soa Fags 2. | 
~* | ADDITIONAL FUNDING REQUIRED : Yes (SP=1922) | i aM 


Vs 


ITEMS AFFECTED BY PROPOSAL : ft. | 


| SAFETY Messice PERFORM OPERATING 
; ala ‘lo PROCEDURE 
7 scenes 


SOURCE Of OF : PARTS FOR KIT 


dr mes oe enc mer ae 


INTER. WEIGHT OR 
(CHANGE. WEIGHT & 
ABILITY BALANCE 


CALAC & BATED 
| DISPOSITION OF SPARES AFFECTED ees 7 3 Gove STAT 
PRESENT FLEXIBLE SHAFTS NO LONGER REQUIRED x Pom: Blue Jey 
PINITIATED BY: ~S”~C~C~CS:T SN RVD STAT 


Approved For Release 2002/08/21 : Cl -RPAB BRO SORG 
“SRE EA ; a PAGEL oF c “fie 


ae 


accommodate changes {n the Sextant, 


Assembly of kits and parts (BP-1922) 
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The sextant mount @nd the auto tie. gtenchire: wilt be modifled to 


Flex shefte of larger diameter have been purchased and flight tested 
concurrent with other programs and favorable pilot comment has been 
received. 


A Service Bulletin and kits will be iasued to provide new shafts and 
new pressure seals for ell Customer #1 and Custaner  f2 aircraft. 
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SPARES! 
Spares should be signa on depot en request and should be 
based on replacement histery of old shafts. 
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